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BILL NO. S-96-02- C 


SPECIAL ORDINANCE NO. 8-27 3-9/2 

AN ORDINANCE approving Contract 

#6313-96, MISCELLANEOUS CONSTRUCTION 

PACKAGE 7/95, WEISSER PARK AREA 

IMPROVEMENT between NEWELL 

CONSTRUCTION CO., INC. and the City 

of Fort Wayne, Indiana, in 

connection with the Board of Public 

Works. 

NOW, THEREFORE, BE IT ORDAINED BY THE COMMON 
COUNCIL OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That the Contract #6413-96, 
MISCELLANEOUS CONSTRUCTION PACKAGE 7/95, WEISSER PARK 
AREA IMPROVEMENT by and between NEWELL CONSTRUCTION CO., 
INC. and the City of Fort Wayne, Indiana, in connection 
with the Board of Public Works, is hereby ratified, and 
affirmed and approved in all respects, respectfully for: 

Eckart Street from Hanna Street to John 

Street by reconstruction of curbface walks, 

drives curb ramps, rehabilitation of drainage 

structures and mulched seeding restoration; 
Drexel Avenue from Hanna Street to 
approximately 150+ lineal feet west of Smith 

Street by reconstruction of curbs, curbiace 

walks, drive approaches, curb ramps, 

rehabilitation of drainage structures and 
mulched seeding restoration; 
involving a total cost of One Hundred Two Thousand Two 
Hundred Seventy-Five and 55/100 Dollars ($102,275.55.) 
Two copies Of said Contract are on file with the Office 


Of the City Clerk and made available for public 


inspection, according to law. 
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SECTION 3. That this Ordinance shall be in 
full force and effect from and after its passage and any 


and all necessary approval by the Mayor. 


р, 
MA U, iS 


Council Member 







APPROVED AS TO FORM 
AND LEGALITY 


3 Tua АД 
J. Timothy lay, City torney 


MEMORANDUM 


TO: Common Council Members 

FROM: David Ross, City Engineer c 

DATE: March 6, 1996 

SUBJECT: Contract for Resolution #6313-96, Miscellaneous 


Construction Package 7/95, Weisser Park Area Improvement 
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This project was chosen by Archie Lunsey, Council representative 
from the First District. 


The contractor shall furnish all labor, material, equipment, tools, 
power, transportation, miscellaneous equipment, etc., necessary for 
the following: 


Eckart Street from Hanna Street to John Street by reconstruction of 
curbface walks, drives, curb ramps, rehabilitation of drainage 
structures and mulched seeding restoration. 


Drexel Avenue from Hanna Street to approximately 150+ lineal feet 
west of Smith Street by reconstruction of curbs, curbface walks, 
drive approaches, curb ramps, rehabilitation of drainage structures 
and mulched seeding restoration. 


We advertised Notice to Contractors on January 19 and 26, 1996 and 
received bids on February 7, 1996. 


The contract for Resolution 6413-96, Miscellaneous Construction 
Package 7/95, Weisser Park Area Improvement, was awarded to Newell 
Construction Co., Inc. on February 14, 1996 in the amount of 
$102,275.55. This was 23.37% under the engineers estimate. They 
were the lowest of eight bidders. 


The cost of said improvement will be paid by Cedit 
Neighborhood/Parks Department. 


CONTRACT #6413-96 
MISCELLANEOUS CONSTRUCTION PACKAGE 7/95 
WEISSER PARK AREA IMPROVEMENT 
CEDIT NEIGHBORHOOD/PARKS DEPT. 
BOARD ORDER #8-95 WORK ORDER #11183 


THIS CONTRACT made and entered into in triplicate this | d day of 

FEBR 19 4%, by and between NEWELL CONSTRUCTION CO., INC. 
herein called CONTRACTOR, and the City of Fort Wayne, Indiana, an Indiana Municipal 
Corporation, acting by and through the Mayor and the Board of Public Works, herein 
called OWNER; 


WITNESSETH, that the CONTRACTOR and the OWNER, for the considerations 
hereinafter named, agree as follows: 


ARTICLE 1: SCOPE OF WORK 


CONTRACTOR shall furnish all labor, material, equipment, tools, power, transportation, 
miscellaneous equipment, etc., necessary for the following: 


ECKART STREET FROM HANNA STREET TO JOHN STREET BY RECONSTRUCTION OF 
CURBFACE WALKS, DRIVES, CURB RAMPS, REHABILITATION OF DRAINAGE 
STRUCTURES AND MULCHED SEEDING RESTORATION. 


DREXEL AVENUE FROM HANNA STREET TO APPROXIMATELY 150 + LINEAL FEET 
WEST OF SMITH STREET BY RECONSTRUCTION OF CURBS, CURBFACE WALKS, 
DRIVE APPROACHES, CURB RAMPS, REHABILITATION OF DRAINAGE STRUCTURES 
AND MULCHED SEEDING RESTORATION. 


All according to Res. No. 6413-96 and do everything required by this contract and the 
other documents constituting a part hereof. 


ARTICLE 2: THE CONTRACT SUM 


The OWNER shall pay CONTRACTOR for the performance of the contract the unit price 
sum of $102,275.55. In the event the amount of work is increased or decreased by 
OWNER, the contract sum shall be increased or decreased according to the unit price 
schedule set forth in the CONTRACTOR's Proposal. 


ARTICLE 3: PROGRESS PAYMENTS AND RETAINAGE 


The CONTRACTOR may submit requests for payments no more often than every thirty 
(30) days for work performed and accepted under the contract. If the contractor is in 
compliance with the provisions of the contract, the Board will make payments for such 
work performed and completed. However, in any such case, the Board will retain five 
(5) percent (5%) of the total amount owing to insure satisfactory completion of the 
contract and to insure Contractor's compliance with the E.B.E. Rider attached to the 
contract. Payments to the Contractor are not to exceed 90% of the total contract amount 
until the Owner has verified that the Contractor has made good faith efforts to attain the 
E.B.E. goal stipulated in the E.B.E. Rider attached hereto. 


If the contract is in excess of $100,000, the contract will be subject to the standard Board 
of Public Works escrow agreement. However, payment of the final 10% of the total 
contract amount will be dependent upon good faith efforts to comply with the E.B.E. 
Rider, and subject to appropriate reduction in the event of non-compliance, as provided 
in paragraph 6 of the E.B.E. Rider. 


ARTICLE 4: ACCEPTANCE AND FINAL PAYMENT 


Final payment shall be due at the time the work is fully completed and accepted and the 
contract, including the E.B.E. Rider, is fully performed. Payments to the Contractor arnot 
to exceed 90% of the total contract amount until the Owner has verified that the 
Contractor has made good faith efforts to attain the E.B.E. goal stipulated in the E.B.E. 
Rider attached hereto. 


Upon filing of a Completion Affidavit by the CONTRACTOR that the work is ready for 
final inspection and acceptance, the Board of Public Works will direct the Engineering 
Department of the OWNER to promptly make such inspection and will direct the 
Contract Compliance Department of the OWNER to make a final recommendation on 
whether the CONTRACTOR made good faith efforts to attain the E.B.E. goal stipulated 
in the E.B.E. Rider. 


When the Engineering Department finds the work acceptable under the contract, and the 
contract is fully performed, it shall so inform the Board of Public Works. Likewise, when 
the Contract Compliance Department determines that the CONTRACTOR'S efforts 
constitute good faith efforts to attain the E.B.E. goal as agreed in the E.B.E. Rider, it shall 
so inform the Board of Public Works through an E.B.E. Compliance Final Report. 


Upon receiving both the Engineering Department's and the Contract Compliance 
Department's recommendations, the Board of Public Works shall issue a final certificate 
stating the work provided for in this Contract has been completed and accepted, and 
further stating that the E.B.E. Rider goal has been met. Thereupon, the entire balance of 
the Contract sum shall be due and payable to the CONTRACTOR; provided only that the 
CONTRACTOR shall first furnish OWNER, if requested to do so, satisfactory evidence 
that all persons who have supplied labor, material or equipment for the work have been 
fully paid, and all required manpower utilization reports for this project have been 
submitted. 


In the event that the Board of Public Works determines that good faith compliance with 
the E.B.E. Rider has not occured, appropriate reduction in the final payment will be made, 
pursuant to paragraph 6 of the E.B.E. Rider attached hereto. Said amount shall be added 
to the City of Fort Wayne E.B.E. Bond Guarantee Fund and contractor agrees to accept the 
reduced amount as full payment under the terms of his/her contract. 


ARTICLE 5: WORKMEN'S COMPENSATION ACT 


The CONTRACTOR will furnish immediately a certificate from the Industrial Board of the 
State of Indiana, that he has complied with the Workmen's Compensation Act in 
accordance with Statutes of the State of Indiana and Ordinances of the City of Fort 
Wayne. 


Any judgment rendered against the City of Fort Wayne in any suits for damages for injury 
to real or personal property, or for any injury sustained by any person growing out of any 
act or doing of Contractor, or its agents, employees or workmen or any judgment of any 
court or award or any Board of Arbitrators or of the Industrial Board of the State of 
Indiana rendered against the City of Fort Wayne in any suit or claim arising under said 
Workmen's Compensation for accidental injuries or death suffered by his employees or 
the employees of any Subcontractor or Subcontractors in the course of their employment, 
when notice of the pendency of such suit, hearing or arbitration shall have been given said 
CONTRACTOR, shall be conclusive against CONTRACTOR as to amount, liability and all 
other things pertaining thereto; it being the intent of the parties hereto that 
CONTRACTOR indemnify and hold harmless OWNER in the premises. 


ARTICLE 6: NONDISCRIMINATION OF LABOR 


The CONTRACTOR further agrees to be bound by Section 15-13 (as amended), of the 
Code of the City of Fort Wayne, Indiana of 1974, passed by the Common Council of the 
City of Fort Wayne, Indiana as General Ordinance No. G-34-78 (as amended) on December 
12th, 1978. The successful bidder shall file a Manpower Utilization Report for this 
project with the Compliance Office within ten (10) days after completion of construction 
or upon request of the Office of Compliance. 


ARTICLE 7: PREVAILING OR COMMON WAGE SCALE 


The CONTRACTOR agrees to pay, and also requires of his subcontractors that they pay 
wage rates on the work covered by this contract which shall not be less than the 
prescribed scale of wages as determined pursuant to the Statutes of the State of Indiana, 
and the Ordinances of the City of Fort Wayne according to the applicable wage scale as 
included in the bid documents. | 


ARTICLE 8: COMPONENT PARTS OF THIS CONTRACT 


The following documents are as fully a part of the contract as if hereto attached or herein 
repeated: 

Advertisement for Bids, for Resolution No. 6413-96. 

Instructions to Bidders for Resolution No. 6413-96. 

Contractor's Proposal Dated 7 FEBRUARY 1996. 

Ft. Wayne Street Engineering Drawings accompanying bid packet for 
Resolution No. 6413-96. 

Supplemental Specifications accompanying bid packet for Resolution No. 
6413-96. 

Workmen's Compensation Act, Statutes of the State of 

Indiana and Ordinances of the City of Fort Wayne. 

Non-Discrimination of Labor, General Ordinance No. 

G-34-78 (as amended). 

Prevailing or Common Wage Scale. 

Performance and Guaranty Bond. 

Labor and Material Payment Bond. 

Right-of-Way Cut Permit. 

Comprehensive Liability Insurance Coverage. 

Minority/Female Employment Hourly Utilization 

E.B.E. Rider 
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ARTICLE 9: GUARANTEE OF WORKMANSHIP 


At the time of execution of this contract, the CONTRACTOR shall furnish a Performance 
and Guaranty Bond in favor of the City of Fort Wayne in the amount of the total value of 
the materials supplied and/or work performed under the terms of this contract. The said 
bond shall ensure the completion of the work covered hereunder and shall guarantee the 
materials and workmanship for a period of TWO (2) YEARS following written acceptance 
of the work by the OWNER. 


ARTICLE 10: INDEMNITY 


CONTRACTOR shall furnish to OWNER, within ten (10) days of the date hereof, a 
certificate from an insuror acceptable to OWNER showing personal injury and property 
damage insurance, in force and issued in connection with the work to be performed under 
this Contract, in amounts satisfactory to OWNER and in accordance with the Statutes of 
the State of Indiana. 


ARTICLE II: ADJUSTMENTS OF DISPUTES 


All questions or controversies which may arise between the CONTRACTOR and the 
OWNER under the provisions of this Contract shall be subject to the decision of the 
Director of Public Works of the OWNER, and his decision shall be final and conclusive 
upon the parties. 


Provided, however, no changes in the plans, specifications, or other phases of the work 
covered by this Contract will be permitted except on prior written authorization by the 
Board of Public Works. 


ARTICLE 12: 


The CONTRACTOR agrees to complete the work specified in the contract by 
7/30/96 after having been ordered by the OWNER to commence work under this contract. 


ARTICLE 13: COUNCILMANIC APPROVAL 


This Agreement, although executed on behalf of the OWNER by the Mayor and Board of 
Public Works of the City of Fort Wayne, Indiana, shall not be binding upon the OWNER 
unless and until the same shall have been ratified and approved by the Common Council 
of the City of Fort Wayne, Indiana, and should said Common Council fail to approve the 
same within ninety (90) days after the date hereof, then this Contract shall be and become 
wholly void. 


ARTICLE 14: 


This contract is governed by Laws of the State of Indiana. 


IN WITNESS WHEREOF, the parties hereto have executed this 
Agreement the day and year first above written. 


PU | j 
РИГИ 
ENT doxes V. 

Patricia J. Crick’, 

Clerk 





CONTRACTOR: 


V — President 


BY: 
Secretary 


CITY FORT WAYNE, INDIANA 


BY: ~ | HUL 


Paul Helmke, Mayor 


BOARD OF PUBLIC WORKS 





Linda Buskirk 
Chairman 


C. -G Owen 


Member 






ee / 
Térrance Р. McCaffrey /” 7 
Member 


ACKNOWLEDGEMENT 


STATE OF INDIANA: 
SS: 
COUNTY OF ALLEN: 


BEFORE ME, a Notary Public, in and for said County and 5 , this of 6 


day of 
Phy 5 19$ €, personally appeared the within named 2 
who, being by me first duly sworn upon their oaths, say that they are the 5 Hiro 
of SECM Y, . Co [sin 


, and as such duly authorized to 
execute the foregoing instrument and acknowledged the same as the voluntary act and 


deed of said Company for the uses and purposes therein set forth. 
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MY COMMISSION EXPIRES: __ 6 -&2/- 99 


ACKNOWLEDGEMENT 


STATE OF INDIANA ) 
) SS: 
COUNTY OF ALLEN ) 


BEFORE ME, a Notary Public, in and for said County and State, 

this а day of Фа) , 192€, personally appeared the within named Paul 
Helmke, Mayor of the City of Fort Wayne; Linda Buskirk, C. James Owen and Terrance P. 
McCaffrey, members of the Board of Public Works, City of Fort Wayne, Indiana; and 
Patricia J. Crick, Clerk of the Board of Public Works, City of Fort Wayne, Indiana, to me 
personally known, who being by me duly sworn said that they are respectively the Mayor 
of the City of Fort Wayne, the Members and Clerk of the Board of Public Works of the City 
of Fort Wayne, Indiana, and that they signed said instrument on behalf of the City of Fort 
Wayne, Indiana, with full authority so to do and acknowledged said instrument to be the 
voluntary act and deed of said City for the uses and purposes therein set forth. 


IN WITNESS WHEREOF, hereunto subscribed my name, affixed my official seal. 
МЕЛА acacia cae ВИ add lsat aia 


NOTARY PUBLIC 
boa ue ү IEEE 
| ) | cj cane 4 @ КЫ, cs AL А ort 
y x Type or Print Name of Nota 


35 06/21/99 Ж 


My Commission Expires: 6-2/ -9 9 


Approved by the Common Council of the City of Fort Wayne on 
day of 24 ЕЕ 
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Special Ordinance No. 


E.B.E. RIDER 


THIS AGREEMENT made and entered into by and between the CITY OF FORT 
WAYNE, hereinafter referred to as "Owner", and _ NEWELL CONSTRUCTION CO., INC. 
hereinafter referred to as "Contractor", 


WITNESSETH: 


WHEREAS, Contractor is the apparent low bidder on construction project commonly 
referred to as the _ MISCELLANEOUS CONSTRUCTION PACKAGE 7/95 
WEISSER PARK AREA IMPROVEMENT which project was bid under Resolution Number 
6413-96 ; and 


WHEREAS, Contractor agrees that the goal for qualified Emerging Business 
Enterprises, hereinafter sometimes referred to as "E.B.E.'s" as subcontractors on this 
project is 10 96 of the contract amount; and 


WHEREAS, Owner has, pursuant to Executive Order 90-01 (as amended 12/19/91), 
adopted a goal of at least 1096 of the contract amount to Emerging Business Enterprises 
as defined under said Executive Order; and 


WHEREAS, said Executive Order states: 
"Section 2, Paragraph C. Each contractor shall be required 

to make a good faith effort to subcontract 10% of the contract 

amount to Emerging Business Enterprises on each construction 

contract he/she is awarded. In the event a contractor is 

unable to subcontract 1096 of the contract amount or secure the 

services of an Emerging Business Enterprise, he/she will be 

required to submit a completed Request for Waiver form on 

which he/she will provide a written description of the efforts 

taken to comply with the participation goals." 


NOW, THEREFORE, in consideration of the foregoing and of the mutual agreements 
hereinafter contained, the sufficiency of which consideration is hereby acknowledged, the 
parties hereto agree as follows: 


1. Conditional Award: Subject to approval by the Common Council of the City of Fort 
Wayne as stipulated in the construction contract to which this Rider is attached, Owner 
awards the construction contract to the Contractor. 


2. E.B.E. Retainage Requirements: Jf the contractor is in compliance with the 
provisions of the construction contract to which this Rider is attached, the Owner will 
make payments for such work performed and completed. However, in any such case, the 
Owner will retain five percent (596) of the total amount owing to insure satisfactory 
completion of the contract and to insure contractor's compliance with this E.B.E. Rider. 
Upon final inspection and acceptance of the work, and determination by the Fort Wayne 
Board of Public Works that the contractor has made a good faith effort to subcontract 10 
96 of the contract amount to emerging business enterprises, the contractor will be paid in 


full. 

In the event there is a determination that good faith compliance with this E.B.E. Rider has 
not occured, appropriate reduction in the final payment pursuant to paragraph 6 of this 
E.B.E. Rider will be made. 


If the contract is in excess of $100,000, the contract will be subject to the standard Board 
of Public Works escrow agreement. However, payments to the CONTRACTOR are not to 
exceed 90% of the total contract amount until the OWNER has verified that the 
CONTRACTOR has made good faith efforts to attain the E.B.E. goal stipulated in this 
E.B.E. Rider. Payment of the final 10% of the total contract amount will be dependent 
upon good faith efforts to comply with this E.B.E. Rider, and subject to reduction in the 
event of non-compliance as provided in paragraph 6 of this E.B.E: Rider. 


3. Request for Waiver: If at the time final payment application is made, contractor has 
not attained the 10 96 E.B.E. goal, contractor shall file with the final payment application 
a "Request for Waiver". Said Request for Waiver shall contain a written description of the 
efforts taken by Contractor to attain the 10 % E.B.E. goal. 


4. Determination of Waiver Requests: The Contract Compliance Department of the City 
of Fort Wayne shall examine all Requests for Waiver to determine if Contractor's efforts 
constitute good faith efforts to attain such goal and shall submit recommendations 
concerning said Requests for Waiver for the final determination of the Board of Public 
Works of the City of Fort Wayne. 


5. Good Faith Per Se. In any case, a Contractor shall be deemed to have made good faith 
efforts at compliance where E.B.E.'s have been subcontracted for every sub-contract for 
which there are qualified E.B.E.'s available. 


6. Consequence of Non-Compliance: In the event the Board of Public Works approves 
a recommendation that contractor failed to make good faith efforts at compliance, the 
contract shall be reduced by the amount calculated as the difference between 

.10 % and the percentage level met. Said amount shall be added to the City of Fort Wayne 
E.B.E. Bond Guarantee Fund and contractor agrees to accept the reduced amount as full 
payment under the terms of his/her contract. 


7. Waiver Approved: In the event the Board of Public Works determines that a good 
faith effort to comply with this E.B.E. Rider has been made, the contract shall not be 
reduced, and the balance owing to the contractor shall be paid in full. 


IN WITNESS ee the parties have executed this E.B.E. Rider this a A day of 
1 Д 
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Board of Public Works 





Linda Buskirk 
Chairman 
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С. James Owen 
Member 





Member 





BID TABULATION 



























































































































































































































































Project; Weisser Park (pkg. 7-95) RES. NO.: 6413-96 BIDDER: BIDDER: BIDDER; BIDDER: BIDDER: BIDDER: BIDDER: BIDDER: 
DATE: 2-8-96 B.O. NO.: 8-95 NEWELL CONSTR. MERGY CONSTR. DEHNER CONSTR. KEY CONCRETE HIPSKIND CONCRETE | WIDNER PAVING BROOKS CONST. PRIMCO CONSTR. 
ITEM ITEM PLAN [UNITUNIT COST] "AMOUNT [UNIT COST] AMOUNT |UNITCOST| AMOUNT |UNIT COST| AMOUNT |UNIT COST) AMOUNT UNIT COST] AMOUNT |UNITCOST AMOUNT |UNITCOST| AMOUNT [UNIT COST) "AMOUNT 
NO. QUANITY ($) ($) ($) ($) ($) ($) ($) ($) ($) Т ($) ($) ($) ($) ($) ($) ($) ($) [2] 
1|Removal of Concrete 2638 (SY li 4.00 10552.00 2.50 6595.00 3.00 7914.00 4.00 10552.00 3.50 9233.00 3.83 10103.54 4.80 12662.40 3.00 7914.00 1174 30970.12 
2 Removal of Curb 4245|LF 3.00 12735.00 1.10 4669.50 2.50 10612.50 2.00 8490.00 230 9763.50 2.87 12183.15 3.25 13796.25 2.00 8490.00 2.00 8490.00 | 
| a |Conerete Sidewalk 611 [SY 20.00 12220.00 17.00 10387.00 18.00 10998.00) — 18:25 11150.75 18.50 11914.50 19.16 11706.76 19.65 12006.15 20.00 12220.00 20.00 12220.00 
6 [Concrete Curbface Walk 1455 [SY 200 36375.00 2L 394 20.00 29100.00 23.50 34192. — 23.00 465. Į 3484725| 25.50 34192.50] 28.00 40740.00 28.00 42195.00 
5] Concrete Curbramps 146 |5Y 28.00| 408800 23.00 3358.00 24.00 3504.00 22.00 3212.00 25.00 3650.00 26.82 3015.72 25.00 3650.00 35.00 5110.00 34.00 4964.00 
n 6 1Сопсгеіе Pavement for Residential Drive 402 edi 24.00 8648.00 20.00 8040.00 21.00 8442.00 22.00 8844.00 23.00 9246.00 22.98 33738] 25.00 10050.00 30.00 12060.00 30.00 12060.00 
7|Concrete Pavement for Commercial Drive 22|SY 27.00 594.00 28.00 616.00 24.00 528.00 25.00 550.00 27.00 594.00 25.86 568.92 28.00 616.00 16.00 352.00 “00 968.00 
8|Concrete Curb Type iii 1100 |LF 10.00 11000.00 8.00 8800.00 8.00 8800.00 10.00 11000.00 9.30 10230.00 9.58 10538.00 8.25 9075.00 8.50 9350.00 7.50] 8250.00 
S|Concrete Steps (If Ordered) — СҮ 250.00] 750.00] 250.00 750.00 290.00 7536] 150.0! 4 100.00| 300.00 3 717.00 100.00 300.00 335.00 1005.00 320.00 960.00 
TO cement Concrete Pavement, Plain, 8° 744 [sv 21.00 15624.00 9.00 6696.00 16.00 11904.00 19.00 14136.00 23.00 17112.00 20.12 14969.28 15.00 11160.00 30:00| 7 22320.00 20.00] 14880.00 
n eruit Paesi Repair 88|TON 28.00 2408.00 26.00 2236.00 48.00 4128.00 25.00 2150.00 33.00 2838.00 26.82 2306.52 40.00 3440.00 58.00 4888.00 55.00 4730.00 
(Bituminous Surface, No.12 H.A.V. M.V.) 
12]Backfill Behind Curb (Borrow) 78 |TON 5.00 390.00 3.00 234.00 5.00 390.00 4.00 312.00 5.00 390.00 478 373.02| 2.00 156.00 | 2.85 22230] 8.00 624.00 
‘asting Adjusted to Grade 12|ЁА | 100.00 1200.06 50.00] ~ 600.06 50.00 600.00 50.00| 600.00] 60.00)  — 72000 "0580| ~ 1146.60] ~ 100.00| ^  1200.00| 250.00 3000.00| 105.25 “1263.00 
14 |Waler Service Boxes (Adjusted to Grade) 28|EA 12.00 336.00 10.00 280.00 10.00] 280.00} 20.00 560.00 10.00 280.00 11:50 322.00 25.00 700.00 50.00 1400.00 88.00 2464.00 
Bed Course Material 370 TON 6.50 2405.00 3.00 1110.00 5.00 1850.00 4.00 1480.00 6.00 2220.00 6.23 2305.10 6.00 2220.00 5.85 2164.50 13.70 5069.00 
Inlet Type 1-С ME EN ТЕА L bos PN 800.00| 650.00 857001— 800.00 800.00] 550.00 550.00 ПШ ФЕ 800.00| 766.40 766.40| 1000.00 1000.00| 1250.00 1250.00| 1037.00 1037.00 
‘atch Basin Type -C- ед 400.00 2800.00| 1300.00) 2600.00] 1600.00 3200.00| 1600.00 anni gus 3000.00| 1341.00 2682.00| 1800.00 3600.00| 1450.00 2800.00| 1537.00 3074.00 
Top Soil ПЕ 147 |TON 10.50 ipu 11.00 1617.00 10.00 1470.00 11.00 1617.00 10.00 1470.00 10.06 1478.82] 1500 2205.00 17.00] 2499.00 17.00 2499.00 
19 Seed, Mulch, Fertizer 1265|sv 1.00 1265.00 0.80 111] 1.00 1265.00 1.00 1265.00 1.00 1265.00 - 1265.00 1.00 1265.00 0.85 1075.25 0.65 822.25 
20]Tree Fertilizer aug 22|EA 726.00 25.00 550.00 35.00 770.00 25.00 550.00 30.00 ES 30.00 660.00| 60:00 1320.00 12.00 264.00 28.00 616.00 
21|Type Il Flasher Barricades 42|EÀ 1050.00 15.00 53535] — 8.00 378.00 19.00] _ 798.00 20.00) 840.00| 2296] ОГ] 1050.00 -00 1050.00 29.40 1234.80 
22 [сокол Signs Туре —+ 8 Р 58.00 464.00 50.00 400.00 30.00 240.00 70.00 560.00 40.00 320.00 55.56 44448| 80.00 640.00 60.00 480.00 65.00 520.00 
23|Maintenance of Traffic d TICS 1500.00} 1500.00| 500.00 500.00| ^ 800.00 900.00] 1200.00 1200.00| 1000.00 1000.00| 1437.00 1437.00| 1000.00 1000.00| 8500.00 9500-00] 550.00 550.00 
24 |Mobilization & Demobilizaton TILS (Beaks 3000.00| 500.00] 500.00] 900.00 900.00| 2000.00 2000.00| 1000.00 1000.00| 2860.00 2860.00|  5000.00| 5000.00| 9200.00 9200.00| 8470.86 8470.86 
| ae [c 
ar =P = 
eal [PET 
TOTAL: $133,473.50] TOTAL: $102.275.55| TOTAL: $109.843.50| TOTAL: $119.419.25] TOTAL: — $122311.00| TOTAL: $127,802.44] TOTAL: $132,304 TBE $159,554.05 | TOTAL: $168,031.03 
% over 0.00% |% over 0.00% |% over 0.00% [Ды 0.00% |% оуег 0.00% |% оуег 0.00% |% over 19.54% |% over 26.57% 
% under 23.37% |% under 17.70% |% under 10.53% |% under 8.36% |% under 4.25% |% under 0.88% |% under 0.00% |% under 0.00% 




















Read the first time in full and on motion by .. X PY » , 
па duly аара read, khe gend time by title and Yéférred to the 
ommittee on ? 


м (and the City Plan Commission 
or recommendation)/anld Public Hearing to be held after due legal notice, at 


he Common Council Council Conference Room 128 ounty Building, Fort 
ayne,, Indiana, on. , the _day of 
Е: o'clock 






















M.,n.S.T. ы un E 


wm 2-02-92 _ , Ссл G., 


- SANDRA E. KENNEDY, CITY Ch 





ERK 


Read the third time in full amon mbtion by С Vien ‘ К 
nd duly adopted, placed on its passage. PASSED OST 


y the following vote: 


Go See 1; Ra — ABSENT: — 
OT, VOTES — — Hn TT WO un ME ORE" JA UN 
ROR НОИ DE x Um a ee 
..CRMFORD — — 5-е жс. кыл кгм ERR уы ые з 
EDMONDS m s ЗАРИ IU Pe 
HALL _ M e e o mw. Жу or TURNER, 
Еа асса Ge "o ut огы. ак е = 
КА 1. SE eee ec EN ee Ge ee eerta 
mec TENER cuu Lg ON uli ce "reb HE 
„МП Boos [Ne aon E LENS c S 
. * SCHMIDT rom 


DAUD за. E =, z^ PTS AMT 2. / Z ee, =e 


SANDRA E. KENNEDY, CITY CLERK ў 


Passed and adopted by the Common Council of the City of Fort Wayne, 





ndiana, as SNERAL) 


SPECIAL) (ZONING) ORDINANCE RESOLUTION NO. A ao Fe 
n the mue T nr — 2 TX" 19 FG 








ATTEST: ч 2 e 
ЕЕ 2 A LL | S 
ANDRA EB. KENNEDY, CITY CLERK r4 PRESIDING OPTICHR 


Presented by me to the Mayor of p of Fort Wayne, Indiana, on 





SANDRA E. KENNEDY, № TY CLERK 





DIGEST STREET 


TITLE OF ORDINANCE: Contract 6413-96, Miscellaneous Construction Package 
7/95, Weisser Park Area Improvement 


DEPARTMENT REQUESTING ORDINANCE: Newell Construction Co., Inc. 


SYNOPSIS OF ORDINANCE: Contract 6413-96, Miscellaneous Construction 
Package 7/95, Weisser Park Area Improvement is to improve the following: 


Eckart Street from Hanna Street to John Street by reconstruction of 
curbface walks, drives, curb ramps, rehabilitation of drainage structures 
and mulched seeding restoration. 

Drexel Avenue from Hanna Street to approximately 150+ lineal feet west of 
Smith Street by reconstruction of curbs, curbface walks, drive approaches, 
curb ramps, rehabilitation of drainage structures and mulched seeding 
restoration. 

Newell Construction Co., Inc. is the contractor. 


EFFECT OF PASSAGE: Improvement will be made to Weisser Park Area. 
EFFECT OF NON-PASSAGE: Improvement will not be made. 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $102,275.55 (Cedit 


Neighborhood/Parks Dept.) 


ASSIGNED TO COMMITTEE (PRESIDENT): 


BILL NO. S-96-03-08 


REPORT OF THE COMMITTEE ON 
CITY UTILITIES 
ARCHIE L. LUNSEY - DEDE A. HALL - CO-CHAIR 
ALL COUNCIL MEMBERS 


WE, YOUR COMMITTEE ON CITY UTILITIES TO WHOM WAS 
REFERRED (O (So pvo) approving Contract #6313-96, 


MISCELLANEOUS | CONSTRUC ION PACKAGE 1/98 WEISER PARK AREA IMPROVEMENT 


between NEWELL CONSTRUCTION CO., INC. and the City of Fort Wayne, ; 


Indiana, in connection with the "Board of Public Works 




















HAVE HAD SAID (ORDINANCE) (ROSOKAN) UNDER CONSIDERATION 
AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 
(ORDINANCE) (РОУ Х 





ро PASS DO NOT PASS ABSTAIN NO REC 





ЕС 


DATED: 


Sandra E. Kennedy 
City Clerk 


